SPATINTL 


sla 


—_ 


Approved For Release 2001/08/07 : CIA-RDP83T00573RQ00300150045-7 


ODP-0-128 
31 January 13939 


MEMORANDUM FOR: Deputy Jicector for Aduinistration 


FROM: Bruce ‘. Johnson 
Director uF Data Processing 


SUBJECT: ODF Weekiy Report for Week Ending 
31 Janusry 1986 


SAFE 


Representatives of c1: Consolidated SAPE Project 
Office facility from 
21 ~- 25 January to conduct the System Requirements Review 
and the Monthly Progress Woview. ‘Ths Rajulrements Review 
encompassed discussions of :roposed changes to the Syste 
Requirements Specification araft subaitted [EBBBBio 
December, and the Conaoiiliced SAPE Requirements Document. 
Of 517 actiona considered -iuring the Review, 297 were 
resolved, 20 were foun] to require contractual changes ani 
200 require additional azction by [RRR csro 
before they can be resolvai. Following the resolution 
of these actions, this sgacificatior will baselined and 
used as the basis for the system design. The Project Plan 
and Management Plan wers 1also reviewad with the Government 
proposing 69 changes. “he cesoluti¢n of these changes 
will result in the publication of a revised Project 
Plan and Management Plan. 


ADSTAR 


On 29 January the ACSTAR COTR briefed representatives 
of DDO on their ADSTAR Sy#tem and demonstrated the Filin 
Storage Module and th: ‘sar Workstation. [ERR 


TADS 
The execution of tix formal acceptance test Legan on 
28 January. More thar flf of the procedures have been 


executed, The testing siéuli be completed by Friuay, 
1 February 1989. aay 


Approved For Release 2001/08/07 : CIA-RDP83T00573R000300150045-7 


STATINTL 


STATINTL 


STATINTL 


STATINTL 


STATINTL 
STATINTL 


STATINTL 


Approved For Relgase 2001/08/07 : CIA-RDP83T00573RQ09300150045-7 


Support to OFR 


OERU ~ Processing fo: the USSR/fastern Europe Division. 
The PORTRAN programs used by the Suraau of Census to model 
and project in the USSR have been modified 
to run on ODP computers. 


Support to OP 


PERSIGN - Integrated Cersonnel danagement Information 
Systen. We have receive’ verbal aceaptance of the PERSIGH, 
STAFFING, and PERSTEP syscams from the Office of Personnel 
Policy, Planning, and “4anawyement. Written acceptance is 
forthcoming. ‘The nest cealistic date for written acceptance 
of PERSIGN continues to ba 3? March 1980. [ERR STATINTL 


Guidance to DDO 
Management Staff is groviting guidance to DDO in its 
planned automation of a #anual document control system. — 


Guidance includes proceiures and content of requirements 
documentation, alternatives. pilot project, and RFP 


procedures. 


/s/ Bruce T. Johnson 


Bruce +. Johneon 


Distribution: 
Original & 2 - Addressee 
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